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BILL NO. S-75-11- -S3 


SPECIAL ORDINANCE NO. 




AN ORDINANCE approving a contract with FOX 
CONTRACTOR CORPORATION for construction 
Southview Addition Storm Sewer-Warsaw St. 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT 


VAYNE, INDIANA: 

SECTION 1. That the contract dated November 10, 1975, between the 
Dity of Fort Wayne, by and through its Mayor and the Board of Public Works 
ind FOX CONTRACTORS CORPORATION, for: 


Construction of storm sewer commencing at an existing 24" R.C.P. 
47+linear feet north of the existing storm manhole in Paulding 
Road at Warsaw and 13- feet west of the east right-of-way of 
Warsaw; thence, north at a distance of 233+ feet terminating at a 
proposed manhole. Also, the inlets, inlet lines and connect 
thereto 

for a total cost of $3,536.80, of which the property owners will pay $1,600.00, 
all as more particularly set forth in said contract, which is on file in the 
Office of the Board of Public Works and is incorporated herein, made a part 
hereof and is hereby in all things ratified, confirmed and approved. 

SECTION 2. This Ordinance shall be in full force and effect from 
(and after its passage and approval by the Mayor. 



Councilman 


APPROVED AS TO FORM 
AND LEGALITY. ^ / 












Read the first time in full and pn motion by , seconded by 

- , and duly adopted^ read the second time by title and referred 

to the Committee on 


(and-the- City- PI an 


Comimss km-for.fecommendat i o nj and Public Hearing to be held after due legal notice, 

at the^Council" - Chambers, City-County BuTfding, Fortn^yneT^TnBTar^ —° , 
the ^ - p fayPJf ' r~T97 ~ -— r-at — - -- 


o'croclTTX ,E. S.' 
Date:_ 





Read the third time ip full and on motion by_ 
seconded by , and duly adopted, placed on its passage. 

Passed (IrfISfj by the following vote: 

" AYES. NAYS ABSTAINED ABSENT. JO-WIT 


a 


pan 


BURNS 

HIN6A 

kt23^ - 


MOSES 
NUCKOLS 
: SCHMIDT, D. 

■ SCHMIDT, V. 

STIER 

.. TALARICO 

DATE: 


- 

x2l _ 
__ 
JL 

j?k _ 

2L - 
QL - 

/P -/-7-T 




. ... 

Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, 
as (Z-efting-Magl (BoneraiX^Ann-exation) (Special) (-Appro^riaiioji) Ordinance 
(Resototp on) No. .<yV (/' Xj 'o n th e d ay , 197JT 



ym ax 

.- Presented m ’fc the Mayor of the City'of' Fort' 'Wayne, : Indlana, on. the, 
day of 


A 


197 ^ at the hour of //. o 'clock 


M.,E.S.T. 



CITY CLERK 

.. ' " Approved and signed by me this /$ d ay of , 197 

at t-he hour of «s2. * & ^ o'clock M. »i.5.T. 


r 7 


'MAYOR 


T 





































































Bill No. 


S-75-11-53 


REPORT OF THE COMMITTEE ON 


PUBLIC WORKS 


We s your Committee on 


Public Works 


to whom was referred an Ordinance 


Approving a contract with FOX CONTRACTOR CORPORATION for construction 

Smithvjpw Addition Storm Sewer--Warsaw St.. . - - -—- 


4 - 


have had said Ordinance under consideration and beg leave to report back to the Common 
Council that said Ordinance _ PASS. 


Winfield C. Moses, Jr. - Chairman 
ElxgeneSr-a-u^?^?!- Vice-Chairman 


William Hinga 


John Nuckols 


Donald J. Schmidt 




r rSJ£ 




U)jJL 




TZA 


MS CONCURRED IN 

p.l pP 1 C HARLES W. WESTKMAN, CITY CLERK 


SOSES 









































THE CITY OF FORT WAYNE 

■frSssftf of public works 

November 7, 1975 


The Common Council 
Fort Wayne, Indiana 

Gentlemen and Mrs. Schmidt: 

Due to the existance of a storm water problem in Southview Addition, the. 
Board deemed it advisable to have the WPC Engineering Department request 
Invitational Bids for materials and construction. 

The low bidder for construction is Fox Contractors Corporation - $3536.80 
and for supplying materials is Construction Products Corporation - $2335.76. 

A contract.has been awarded to Fox Construction and a Purchase Order 32125 
issued to Construction Products. 


The contractor is prepared to start construction as soon as approval is 
received. The Board, therefore, requests a "Prior Approval." 

Involved property owners will reimburse the City in the total amount of 
$1600.00. 


Ordinances will be submitted in the near future. 



JDB/EP 



Y,. - ix Y-Y 


Charles W. 


MEMBERS 


A. LebamofO 
Westerman 


OP THE COMMON. COUNCIL » 
ATTEST t 



Charles W. Westerman, City Clerk 


AN EQUAL OPPORTUNITY EA/VPLOYER 














CONTRACT AND BOND 


A 


fNiIs 
)■! ’ 


Made and entered into as of the.,.-day of 

is 


by and. between . 


Fox Contractors Corporation 


the County of Alien and State of Indiana, party of the first part, and the City of Port Wayne, County of 
Alien, State of'Indiana, by and through its Board of Public Works, party of the second part,, under and by 
rirtnn of an 4rt of the General Assembly of the State of Indiana, entitled “An act concerning municipal 
c< ~ a N r, .roved ~ arch 6, 1905, and the provisions of all acts amendatory thereto and supple¬ 
mental thereof, 

W/IAESS&fH, That the party of the first part covenants and agrees to construct 


Ease Plan: 

Commencing at an existing 24” R.C.P. 47+ linear feet north of the existing 
storm manhole in Paulding Road at Warsaw and 13+ feet west of the east right- 
of-way of Warsaw; thence, north at a distance of 233+ feet terminating at a 
proposed manhole. Also, the inlets, inlet lines and connect thereto. 


for the Following Prices 

Installation only of 24" RCP CL III 
Installation only of 15" RCP CL III 
Installation only of M.H. Type 1-A 
Installation only of inlet Type 1-G 
Special Backfill #73 or #53 
Special Backfill (B-Borrow) 

3" Crushed Stone Pavement 


Seven Dollars and Fifty Cents 7.50 
Seven Dollars and Fifty Cents 7.50 
Three Hundred Dollars 300.00 
Two Hundred Twenty-five Dollars 225.00' 
Ten Dollars and Fifty Cents „ 10.50 
Seven Dollars and Forty Cents 7.40 
One Dollar 1.00 


The said party of the first part expressly agrees to make the improvements herein specified in strict 






“DDTa^rdaMevdrtithepians, profiles and specifications for the improvement on file in the office of the 
T)Dartm o nt of Public Works of said city. The resolutions, profiles, plans, specifications and bids for 
work herein specified are hereby made a part of this contract as fully and effectually as if herein set out 
is full. 

The said party of the first part further agrees to do and perform all of said work to the entire satis¬ 
faction of the Board of Public Works and to complete the same within ------ %L- -_days after the 

date A Execution of this contract. To each of the conditions and stipulations of this contract the under¬ 
go ; - A v : ruemselves, their successors and assigns. 


IN WITNESS WHEREOF, We, the foregoing named parties hereunto set-our hands this, 
day of--- 19 


Fox Contractors Corporatio: 




.gif .. 


This contract approved by U3 this.,. 


. £ 


v TV* ,.4 ' A 






BOARD OF PUBLIC WORKS, 

Party ,at the?second part. 


Mayor 





























LIABILITY BOND 


ENOW ALL MEN BY THESE PRESENTS, That we..._ 

• ...FOX CONTRAC TORS CORPORATION 

.as prfeebai and _ 


as surety, are held' and firmly bound to the City of Fort Wayne, Indiana, in the sum of----- 

_.Ih.Lea-.Thomaad 3 Zive__HundxM_TbixtXTMx_.Dollam_.md_Mghty._jCmts($_B^5B6^8^_—) 

for the payment of which well and truly to be made we jointly and severally bind ourselves, our heirs, 
executors, administrators and assigns firmly by these presents. 

The condition of the above obligations are such, that if the above named party of the first part shall 

faithfully comply with the foregoing contract made and entered into the_______ 

day o f _ -., .. .: . ., ..with the City of Fort Wayne, Indiana, and shall faithfully 

fulfill all the conditions and stipulations therein contained, except the warranty and guaranty of the 
sewer as to the workmanship, material and conditions for the period of Three (3) years, according to 
the true intent and meaning thereof in all respects, then this obligation to be void, otherwise to be and 
remain in full force and virtue in law and in the event the said City shall extend the time for the com¬ 
pletion of said work, such extension shall not in any way release the sureties on this bond. 


Witness our hands and seals this-day .. 

_Eox:-.Con±xa.c.t.or.a.-Co.rpu3r.at.iQn. 

BY: , ■ 

The American Insurance Co. 


BY: 



(SEAL) 

(SEAL) 

(SEAL) 

(SEAL) 


Board of Public Works. 

The Contractor will furnish immediately a certificate from the Industrial Board 
of the State of Indiana, that he has complied with Sections 5, 68, 69 of the. 
Workmen’s Compensation Act approved March 14, 1929, in accordance with Section 14 
of the Compensation Act (Acts 1929, page 545, being Section 9459 of Burns Annotated 
19 A' Revisi on-Volume VIII). It is further stipulated that any judgment rendered 
ag . f the • City Fort Wayne in any suits for damages for injury to real or per-, 
son al -property, or for any injury to reel at personal property, or far any injury, 
sustained by any person growing out of any act or doing of Contractor, or its agents, 
employees or workman, and that any judgment of any court or award of any Board of 
Art!frotors or of the State Industrial Board of the State of Indiana rendered 
agsicst the City of Fort Wayne in any suit or claim arising under said Workmen’s 
Co*.pans Lon Acts, of the State of. Indiana, now in force„ relating to compensation 
for • ' '...-iital injuries or death suffered by his employees or the-employees of any 
Subcc:.': ’actor or Subcontractor'' in the course of their employment, when notice of 
the pendency of such suit, hearing or arbitration shall have been given said Con- ' 
tractor, shall be conclusive against Contractor as to amount, liability and all 
other things pertaining thereto; it being the intent of the parties hereto that' 
contractor indemnify and hold harmless City in the premises. 

































. CE & GUARANTY BOND. 


KNOW ALL MEM BY THESE PRESEN 
Uayne,' Indiana as 


That we Fox Contractors Corp, 
ipa.1 ancT~ 


ion organised under the 1 a>7§ c:f t.Ke”*£)7a~te~'’oF 

_ _ _____ rna duly authorized to transact business in the 

Indxana, as Surety, are held firmly bound unto the City of Port 
Wayne , Indiana, an Indiana municipal corporation, in'the sum of ^hree Thousand 

give Hun dred Thirty-Six & 80/100 ($ 3,536.80 - y for the payrtient where- ■ 

.■ of well arid truly- to-’fee''"made 1 ,! -the Principal a.nd the Surety bind themselves, 
their heirs, executors, administrators, successors, and assigns, jointly 
and severally, firmly by these presents. The condition of the foregoing 
obligation is such that:,' ' ■ 


WHEREAS, the Principal has applied for authority to construct or 
cause to be constructed a sewer to become part of the City's sower system 
known as Southview Addition Sanitary Sewer which said 

sewer is to be built and 'constructed according 'to' plains and specifications 
approved by the City; and 

WHEREAS, the grant of authority be City to so construct such sewer 
provides: 

1. That said sewer shall be completed according to said 
plans and specifications, and there shall be filed with 
the City, within thirty (30) days after completion, 

a completion affidavit. 

2. Said Principal is required to agree to make such 
adjustments, modifications and repairs as required 
by the City within thirty (30) days after notice; 
and 

3. . To agree to maintain said sewer for a period of one 

(1) year following written acceptance by the City 

of said sewer. 


NOW THEREFORE, if the Principal shall perform all of the terms and 
conditions required of it by the consent to cause said sewer to become 
a part of the City sewer systems, and shall for one (1) year after 

acceptance of said sewer by the City maintain said ' sewer and shall indemnify : 
the City for all loss that City may sustain foe reasons of. the Principals v 
failure to comply with any of the terms of the authorization, then this 
obligation shall be void, otherwise it shall remain in full force and effect. 


Signed and Sealed this 


: 4av of November 


1 1 , 1RICAN INSURANCE COMPANY 

(berotyj - ~ : 


19 

FOX CONTRACTORS CORP. 

TPrtTHdTpdH ~~ 



























J^KEML 
POWER OF 
ATTORNEY 


THE AMERICAN INSURANCE COMPANY 


Arthur €„ Frericks, Donald T. Belbutowski, Gerald A. Dahle, Josephine E. Stackhouse, 
Leonard Shirley, Lane I. Grile, David J. Steffen and Helen Pyles, all of Fort Wayne, 
Indiana - EACH 


; ar.d deliver My and aU bonds, 
obligations in the nature thereof. 


recognizances or other written 



ere signed by the President, s 
i confirming all that the said 


Trns power of utcrnev is granted pursuant to Article VIII. Section 30 ar.d 31 of By-laws of THE AMERICAN INSURANCE COMPANY 
adopted an the 7th day of May, 1963, and now in full force and effect. 



TLTJi 




TuSS S*S 


d THE TmERICAK lIsullfNCE COMPANY I 


rts'Kss 





IN V/ITNESS WHEREOF, THE AMERICAN INSURANCE COMPANY h 


July 



STATE OF ILLINOIS, 
COUNTY OF COOK 


}- 



July . is t** 

add say: that h« Is Vice-feiidTn- 

above instrument; that he knows 
t it was so affixed by order of the 


i personally came [AMES H. WELLS, to me known, who, 
AMERICAN INSURANCE COMPANY, the Corporation 
; that the seal affixed to the said 



A 

MARY A. CIUDICE, Notary Public 
My eammlssion expires October 2, 1977 


CERTIFICATE 


STATE OF ILLINOIS, 
COUNTY OF COOK 


I the ur. 'gr.ed. Assistant Secretary of THE AMERICAN INSURANCE COMPANY, q NEW JERSEY Corporation, DO HEREBY CEB- 

7 . r a A Jt - d-rbd'PQV/in OF ATTCFFFY renews m iub Face ar.d hers no; beer: •=>_ and furthermore Oat 

a - 3 j tne By law o. «• C _ .an n of - -id of Directors, set forth in the Power 

of Attorney' are no%y in force, 

5 November 7 5 

Signet* and *<_• in the County of Ccok. Dated the---.day oi -------——- -- > 19 -■—» 



3S064*-TA-1-74 






















DIGEST SHEET 


TITLE OF ORDINANCE Special Ordinance _ 

DEPARTMENT REQUESTING ORDINANCE Board of Public Works 

SYNOPSIS OF ORDINANCE Contract with Fox Contractor Corporation covers constructio n 
of Southview Addition Storm Sewer - Warsaw Street. Contract amount is $3,536.80. 


Materials for construction is covered by Civil City Purchase Order 3-32125, 


7srs/-S3 


PRIOR APPROVAL ATTACHED 


EFFECT OF PASSAGE Allows for elimination of storm drainage problem 


EFFECT OF NON-PASSAGE Failure to cooperate in elimination of storm drainage 
problem. 


MONEY INVOLVED (Direct Costs, Expenditures, Savings) Property owners to pay portio n 
of cost. 


ASSIGNED TO COMMITTEE 






























